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Message Text 



UNCLASSIFIED 

PAGE 01 BANGKO 02652 151429Z 
50 

ACTION FBO-01 

INFO OCT-01 EA-07 ISO-OO OC-06 CCO-OO OCL-OO SY-10 /025 W 

047233 

R 151050Z FEB 74 
FM AMEMBASSY BANGKOK 
TO SECSTATE WASHDC 686 
INFO AMEMBASSY MANILA 

UNCLAS BANGKOK 2652 

E.O. 11652: N/A 
TAGS: ABLD, TH 

SUBJ: DTS SEAWALL, CONTRACT NO. S48-FBO-599. 

PROPERTY NO. 16316 

FOR A/FBO FROM LORA: MANILA FOR ATO 

REF: A. STATE 029730 
B. BANGKOK OM FEB. 4 

1. CONTRACT SIGNED WITH SOUTHEAST ENGINEERING (THAILAND) 
CO., LTD. FEB. 15 FOR DTS SEAWALL FOR BAHT 6,050,000 
($297,662). 

2. TOTAL PAYMENT OF $19,273.94 MADE TO MANTRADE INDUSTRIES 
UNDER CONTRACT NO. S48-FBO-563 INCLUDING RELEASE 

TEN PERCENT RETENTION BUT EXCLUSIVE OF CONTRACTOR S 
CLAIM, UNEXPENDED BALANCE $80,41 1.06. 

3. IN VIEW ESSENTIAL NEED FOR TRANSPORTATION TO DTS SITE 
LOCATED APPROX 50 KMS. FROM BANGKOK, WOULD APPRECIATE 
DEPT'S AUTHORIZATION PURCHASE FORD FIERA AT BAHT 50,600 
($2,499) PER REF B. 

KINTNER 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 15 FEB 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974BANGKO02652 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: BANGKOK 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740230/aaaabcfu.tel 

Line Count: 49 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: A. STATE 029730 
Review Action: RELEASED, APPROVED 
Review Authority: shawdg 
Review Comment: n/a 
Review Content Flags: 

Review Date: 10 APR 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <10 APR 2002 by elbezefj>; APPROVED <02 DEC 2002 by shawdg> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: DTS SEAWALL, CONTRACT NO. S48-FBO-599. PROPERTY NO. 16316 
TAGS: ABLD, TH 
To: STATE 
Type: TE 
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